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LIMITED OFFICIAL USE STATE 166930 
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TAGS: N/A 

SUBJECT: CCC VAULT RENOVATIONS 
REE: MANILA 9384 
HONG KONG FOR RSS/RTC 

1 . IT IS OPINION OF OC/S AND A/SY THAT ONLY SEABEES BE USED 
FOR ANY CONSTRUCTION WORK DONE INSIDE THE VAULT AREA. 
POSSIBILITY OF COMPROMISE BY LOCAL LABOR CONSIDERED TOO 
GREAT TO CONSIDER USING THEM FOR DEMOLITION. 

2. UNFORTUNATELY, SOONEST POSSIBLE TIME FOR SEABEE TEAM TO 
DO WORK WILL BE 1 SEPTEMBER 1975. EXPECT TO USE 4-MAN 
TEAM WITH 4-6 WEEKS FOR COMPLETION OF PROJECT. 

3. SEABEE UNIT REQUESTS INEO ON AVAILABILITY OF GOVERNMENT 
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NECESSARY EOR WORK AVAILABLE AT POST? 

4. REQUEST LOCAL LABOR BE AVAILABLE EOR REMOVAL OF RUBBLE 
PROBABLY FROM ROOF AREA OF CCC. INGERSOLL 
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